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TELEPHONE No. 2308. 

CABLE ADDRESS “REMINGTON 





Col. 0. C. Bosbysche&l, 

Supt., U. S. Mint, Philadelphia 


Dear Sir:- 


In reply to your verbal request we hereby propose to 
construct one door and frame to be used in a vault for the Colum¬ 
bian Exposition, Chicago, to be 4 feet high x 2* 6 W wide, opening 
in the clear, constructed as follows 

Frame, 3” x l/2”, welded at all corners , with two anchors 
on each side 18" long, to be bricked into the vault walls. The 
door to be made of one full sheet of 1/4” Bessemer Steel with 
2 l/4” x 2 1/4 tt x 3/&” Angles, extending all around the inside edge 
of t he plate making the edge of the door 5/3 w in thickness and 
forming the bolt frame through which will pass two 1 l/4” diameter 
steel bolts extending across the door, and lock the same front and 
back. This bolt work to bo checked by a Sargent & Greenleaf Combi¬ 
nation Lock with a 6” x 3/8” steel plate between the lock and the 
door plate, protecting the back of the lock and the lock connec¬ 
tions. We will build this work as above described all ready to 
brick into the walls ; the door ard frames to be ornamented and the 
lock dials, handles, and hinge tips nickle plated in our usual 
first class manner and deliver the same f.o.b. cars,Phila., tor the 

sum of One Hundred Dollars(^100.00)• 

We can complete t Ms work within two. weeks, providing tie 

order is placed immediately. 

Waiting your pleasure, we remain. 
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Remington & Co., 

Manufacturers of Safes and Vaults, 

Philadelphia, 

March 15, 1893 

R. 

Col. O.C. Bosbyshell, 

Supt., U.S. Mint, Philadelphia 

Dear Sir: - 

In reply to your verbal request we hereby propose to construct one door and frame to be 
used in a vault for the Columbian Exposition, Chicago, to be 4 feet high x 2’ 6” wide, opening in 
the clear, constructed as follows: - 

Frame, 3” x W\ welded at all corners, with two anchors on each side 18” long, to be 
bricked into the vault walls. The door to be made of one full sheet of 1/4” Bessemer Steel with 2 
*4” x 2 14” x 3/8” Angles, extending all around the inside edge of the plate making the edge of 
the door 5/8” in thickness and forming the bolt frame through which will pass two 1 !4” diameter 
steel bolts extending across the door, and lock the same front and back. This bolt work to be 
checked by a Sargent & Greenleaf Combination Lock with a 6” x 3/8” steel plate between the 
lock and the door plate, protecting the back of the lock and the lock connections. We will build 
this work as above described all ready to brick into the walls; the door and frames to be 
ornamented and the lock dials, handles, and hinge tips nickel plated in our usual first class 
manner and deliver the same f.o.b. cars, Phila., for the sum of One Hundred Dollars ($100.00). 

We can complete this work within two weeks, providing the order is placed immediately. 

Waiting your pleasure, we remain, 

Yours respectfully, 

Remington & Co. 



